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THIS IS UN EVALUATED INFORMATION 

25X1X 


1 V® 1953 targets for the Warnow Shipyard set by the Aivo fuer Re para fcionen 
(Reparations Office) in East-Barlin included 

Xype of Vessel Date of D£lAl I?dj£ i a*I£ & L i£~ 

65 -meter river passenger vessel 


Ship 1 
Ship 2 
Ship 3 
Ship 4 
Ship 5 
Ship 6 
Ship 7 

Ship $ 


15 August 1953 
30 August 1953 
15 September 1953 
25 September 1953 
30 September 1953 
5 October 1953 

to bo couple tod vS percent 

by 31 December 3,953 

to be completed 12 percent 
by 31 December 1953 


Co&l-earrier 


to be comply tea b p ,rcent 
by 31 December 1953 


Floating dock 

(2,500 HIT) 30 Hovembar 1953 


This floating dock cca oe 
enlarged to a capacity of 
7, 5CC OUT according to a 
Soviet system providing for 
add! tional cti one * 
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25X1 A 


Idgafvescei 


Tanker 


iiil nor launch 1 
Inner launch 2 
Parlor launch 3 
Harbor launch 4 


31 December 1953 
31 December 1953 

III quarter c£ 1953 ) 

* 

i 

III quart r cf I'r53 ) 

III quarter cl 1353 
II quarter of 1953 


do details available 
do details available 

for shipyard service 


rhe definite price for rooonai iioning the SQ^TE TSKI SOXjZ was fixed ut 


i03*0iA>, 


000 aastjnarks. This sum did not include the price for nodding, 
crockery and certain .'jquipment for the crew which were planned to 
obtained from the U33A and be payed for by bust Germany* One of the Goman 
engineers rcspo= si ole for this ship stated that S09 IBTS KI .SQYUZ was to be 
equipped with "u aimu^naKte luxury” (sic), far exceeding that of the former 
bapaj/ ships. For example, the ceilings of the banquet hall a id music room 
werf'i to be rated with genuine gold leaf and. the ca * .'in walls and 'jui.lt in 
wardrobes we e to be ;aado of Canadian and Australian wood.- ^brus^ons on tu$ 
walls and scratches on trie doors of the cabins Just completed were, however, 
acidly occurrences , although tnore was a 60— man guard aboard to prevent u.jy 
kina of sabotage*. 


A now shipbuilding shop, auout 200 meters long and 100 voters vide has be«n in 
operation at the w&rnow tfaipy&rd since October 1952. Uiv*r passenger vessels 
1 ard 2 wars under construction in this shop in early 1953* According to the 
investment plun, four tnxv«l.inp: cranes, four sieving cranes tor plat®*- 
s tral.-i/taning rollers, tva of- which, of 2-ton lift capacity and two of 3 ton** 

1 if t ca. acity, r*nd a lepton freight elevator to tna no Id xoft vas. a scheduled 
to be ins tailed and put it it© operation during the period from ..April .jthnmgh_ 
Inao 1953* These targets cannot bo met. Another fifteen 1,,5-ton . 
slaving cranes were scheduled to bo erected during the peri c a fron July through 
September 1953- 


The 1933 invoa 


nit program for the expansion of tne shipyard included: 


lie si ^.nation 

Date of Completion 

Remarks 

Ca. oi.evray i. 

15 Kay 1933 


Ca - ileway 2 

13 November 1953 


Bunding slip 3 

31 July 1933 


molding a lip 4 

JO ;ksptfcnoor 1953 


Outfitting shop ID I 

30 Juno 1953 

to oe completed exclusive of 

ventilators 

Outfitting shop 104 

30 J-jne 1953 

Completion v*i thou t 

ventilators 

Vi) ueters of quayage 

31 July 1953 





Approved For Release 2003/11/21 : CIA-RDP80-00810A002300320007-4 




Approved For Release 2003/11/21 : CIA-RDP80-00810A002300320007-4 


w cut/ 25X1 A 


Do c-i;: nation ' 

.Oat*?. of Con'fUiion 

tern. ~*ks 

W.i\; stora/n b:;.i Id Is*? 

31 0frtcb-r 1553 

CcLihletioa of first nul * ding 
cohere, T«.e magazine is for 
the storage of flanges >.nb 
oc .ricul - f crr . 

. ea-i- n oi‘ boiler- 

1:3 icvoinoer 1953 


Construct! .n'i of new, 

Pie 3 t"' : ue’ermr 
station 

30- September 1 V 3 3 


hoofing oi' plate 
str i patenting rol 1 av s 

2u * .ay 1353 

Thes • rollers previously stxxi 
in tan coon* 

Facing the embankments 
of- doc 3 and- 4- 

13 July 1953 


S’&und-bv heating plant 
house r or ■; hi p dui Id i ng 

shop 

30 September 1953 

Excavation work started 
recently* 

Construction of road to 

siil.r;hu tiding chop cn the 
pronisas cf the shipyard 

31 Way 1953 


Road tc outfitting a ho os 
104 nod 1C9 

10 August 1953 


Tra ek-l&y i n« to 
oai pbu;L d i ng shop 

15 October 1953 


oct/ arc to shi bui : di a g 

silCiiJ 

31 Deceiflbelr 1933 


Low wooden buildings 

Kor deal Tiers 

30 May 1953 


if u r. : Giant 

30 Juno* 1953 


shop xcr use as light 
uebni building shop 


This conversion proved necessary * 
as the stocks of timber vc.e 
entirely exhaust d. fho ra train! n 
of the carpenters for light 
netal work oegan on bepusrfoer Ivp 

.ruction of drilling and 

n\ 1. ling shop- at the work 
she ;p 

fron July to and 

3 acluding O-'.Dton- 
bor 1933 

2 


(fnut, production manager^ : t the lurnow Shipyard, who fled to West 
Gorlin :/a 1 : ay 1953, vas succedod by Ji,nghans (fixu) previously chief technologist 
wo yarn « He ».'a& no iorgar culJU'd production wanager out v r as renamed opera tins’ 
Kruger, ftu had been a macMriat. 
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: '.CK -V 


25X1 A 


I iConneat, The coni carrier, which was scheduled to oo con,, la tad 
p ?recnt by 31 Dccanoer 1*53* prcoaoly is the 10,0 0-tc ere ana coal 
■carrier whose decipn was ordered Or o n -ae Project xuu design O ffice in 
berli .-i'oop*..nich in late U ril J953* I I 

ihieo.uirned inforuai ;.oa indicated that Iho li hi > was destined to nar', 
/^*3erprund barn* ->e tween hUs en. ana ^ornh-ln Islands. 

| C oku T o invest:* v.t . rcprui. r?e : t:' on in , arc* rapn 4 v&s first 
pla-mr.d to be cc*i. l^ied >y 31 Oeceiuoer lv5i. The target; wore later act 
a t ;arli r .rater., presume iy to expedite tin; xpom: Ion of U=o hurixw Jni;r 
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